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REF: LENINGRAD 1071 

1. THE FOLLOWING IS AN UPDATE OF THE STATUS OF TOOLS AND MATERIALS ON 
SITE TO COMMENCE AND COMPLETE SECURITY CONSTRUCTION PROJECT: 

A. WELDING RODS NOT YET RECEIVED FROM NSU. REFTEL STATE 251046. 

IT IS ESTIMATED THAT GRILLING WILL REQUIRE APPROXIMATELY 2000 WELDED 
JOINTS, 5/8" ROUND STOCK (MILD-STEEL). 

B. FUNDING DATA FOR PROCUREMENT OF COMPRESSOR AND SPRAY GUNS BY 
NSU SUBMITTED THIS DATE. REFTEL LENINGRAD 1 148. 

C. STEEL DOORS NOT YET ON SITE, BUT WILL BE READY FOR SHIPMENT 
TO LENINGRAD FROM HELSINKI DECEMBER 2. 

D. DOOR FOR INNER WALL NOT ON SITE, HOWEVER, GSO HELSINKI VERIFIED 
DOOR DELIVERED TO SHIPPER, NOVEMBER 15. REFTEL LENINGRAD 1 128. 

E. RROF EXHAUST EXTENSION FOR EMERGENCY GENERATORS STILL 
UNDER STUDY BY POST AND FBO. REFTEL LENINGRAD 1 109. 

F. PLASTIC BREAKS AND CONDUIT BEING PROCURED BY NSU. FUNDING 
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2. FOLLOWING IS CAPSULATION IN ORDER OF PRIORITY OF CRITICAL 
ITEMS REQUIRED PRIOR TO SEABEE TEAM ARRIVAL: 1. WELDING ROD- 
QUANTITY TO BE ESTIMATED AND SUPPLIED BY NSU; 2. PORTABLE 
GRINDER TO BE SUPPLIED BY NSU; 3. COMPRESSOR WITH PAINT SPRAYER; 

4. WOODEN DOOR; 5. STEEL DOORS; AND 6. PLASTIC FITTINGS. 

3. CPOIC SEABEE TEAM BELIEVES SEABEE TEAM ARRIVAL IS DEPENDENT 
UPON RECEIPT OF ABOVE INDICATED ITEMS. CONSUL GENERAL AGREES AND 
HOPES ARRIVAL CAN BE SCHEDULED AS EARLY AS POSSIBLE IN DECEMBER. 
NEUBERT 
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